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SECRET 
LORF 4 of &. 


& September 1962 
: Deputy Direster (Pine) 
> Acting Chie?, Cevelopment Frojecte division 
i GRCART Weekly Seview - 26 duguat through 5 cSepteaber 


pacelie en was wt thie meeting. 


2962 
L. . L ty ; 
4) . i. Ga 26 Avgoet Meuers. Sisfer ant wet with c. L. 
PRK JOnBeGn, api Herb Milier : ~R. statue. The 


ve Ca 29 August mr. Farangosxy received fron ¢. L. Jobnsen 


: “peli vers ticipeted tnereasae in costs in the Lackkaed aren of 
25X1A [—CCi*d’SCO mgmt of tds funding is expected to be felt 
| YY 1963. Mr. Jokuson is prepering @ detalled report. 
| te visited Pratt 4 shitney 
BURAA 3oo31 August: £6F a exgine [|] baw Filed 


& report cu tris visit. 


&. Me. &. Le Joba has agreed to review 4-12 commuit- 
Pe ee en Seeigeees SOunineeet®s. Col. Seerlt wishes to 


aquiguent. Ales, Sol. Beerli would Like to heve single side-beed 


a meeting ts being scheduled with of Lockheed 
and Col. Eoerli and LFS Gparetions and Sevelogeen yerecanel 

te review 40+135 tanker Gnd fel? inflight refueling rendex-vous commun!- 
cations equipuent requirexents. 


25X1A f. On 5 September ted peadquarters 
| \e review ¥-E camera prodlens 1 I? prepesed aptics 
fixes suggeated ty PE are incorporated, the second P-5 comara delivery 
would be delayed until abeut September 1962. 


25X1A 
25X1A Re oe with Meaars. x fefer and 
; [____—|senserning @ F & W eagine cover progres proposal. 25x1 


25X1A i. ar. Hillery is visiting Headquarters 6 Septesber to 
: discuss| | remetivetion. 
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Cis Bos. 
Page Z of a 


_ #. Agenda for Gevelopaent Branch meeting scheduled with the 
ob/P on 6 September: 


@. Seview of A.A. status; sacelle design freese and major 
aPees ECL yet Srozen. 


. Review of Pratt & whiteey probles areas 
c. Haview of Ferkin-Elaer problen arene 
c. Lotkheed coat increases. 

a. Keeteen boiex canera procuregent 


f. Cover story status 


ae fs CKEART & , Lew seheduled tc be held at 
Lockheed on il September 1961. A proposed agenda will be submitted to 
the LO/P on 7 teptesber 1941. 


SCHR FARANGUGLY 


while? , Sevelopuent Branch 
| cg hh @ ~ on/p 
5 MOPS 
% © & BPS 
5&6 ~ c/op/opy 
7 ~ on/oPo 


3 ~ an/aro 
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